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Message Text 

UNCLASSIFIED 

PAGE 01 MASERU 00467 171546Z POSS DUPE 
ACTION OC-06 

INFO OCT-01 AF-10 ISO-OO CCO-OO SY-05 FBOE-OO A-01 
/023 W 

070946 180758Z/13 

R 171535Z FEB 78 
FM AMEMBASSY MASERU 
TO SECSTATE WASHDC 8270 
INFO AMEMBASSY ACCRA 
AMEMBASSY NAIROBI 
AMEMBASSY PRETORIA 

UNCLAS MASERU 0467 

DEPT FOR OC/PE, A/SY/NSU 

ACCRA FOR COMSPEC 

NAIROBI FOR RCO 

PRETORIA FOR RSO 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC, LT 

SUBJECT: CRU RENOVATIONS - STATUS REPORT 

1 . AIR-CONDITIONING GRILLS ARE IN PLACE IN NEW WING. INTERIOR IS 
BEING PREPARED FOR PAINTING. CONSTRUCTION ENTRANCE WILL BE 
CLOSED AND SEABEES WILL BREAK IN THROUGH C&R OFFICE BY FREBRUARY 
24. EXTERIOR OF NEW ADDITION IS NEARLY COMPLETED. ROOF HAS BEEN 
COMPLETELY POURED AND SEALED. 

2. ELECTRICAL CONTRACTOR WILL CHANGE OVER POWER FROM OLD 
COMMERCIAL SERVICE TO NEW COMMERCIAL SERVICE WEEKEND FEBRUARY 18. 
SEVENTY-FIVE PERCENT OF ELECTRICAL WORK IS COMPLETE. 

3. STEEL WORK IN FORMER TELEX ROOM HAS NOW BEEN COMPLETED AND 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MASERU 00467 171546Z POSS DUPE 

ROOM IS FINISHED. 

STOKES 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17feb 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978MASERU00467 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780075-0758 
Format: TEL 
From: MASERU 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780242/aaaabjcz.tel 

Line Count: 57 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 95f4a2d4-c288-dd11-92da-001cc4696bcc 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 22 feb 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3562798 
Secure: OPEN 
Status: NATIVE 

Subject: CRU RENOVATIONS - STATUS REPORT 
TAGS: AFAC, ABLD, ASEC, LT 
To: STATE 
Type: TE 
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